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Message Text 

UNCLASSIFIED 

PAGE 01 BRUSSE 04841 130910Z 
ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO SSO-OO ABF-01 /014W 

13091 1Z 095843/11 

O 130832Z MAY 77 

FM AMEMBASSY BRUSSELS 

TO SECSTATE WASHDC IMMEDIATE 9831 

UNCLAS BRUSSELS 04841 

FOR FBO AND EUR/EX 

E.O. 11652: N/A 

TAGS: ABLD/AFSP/AGAO 

SUBJECT: GAO REQUEST FOR BUILDING CRITERIA 

1 . PLEASE REPLY TO FOLLOWING REQUEST FOR INFORMATION BY 
NIACT IMMEDIATE. 

2. GAO AUDIT TEAM IS UTILIZING FBO DOCUMENT AUTHORIZED 
BY PAUL SEREY DATED 8/30/72 TITLED "COMPARATIVE COST 
ANALYSIS ON FBO FY 74 PROEJCTS: DECISION TO PURCHASE/ 

CONSTRUCT OR TO LEASE" IN ITS AUDIT OF FBO BRUSSELS 
ACTIVITIES. THE DOCUMENT INDICATES THE OMB CIRCULAR 
104'S DISCOUNT RATE IS 7 PERCENT. PLEASE CONFIRM DISCOUNT 
RATE OMB IS USING IN 1977. 

3. DOCUMENT GIVES $48,000 AS PER ANNUM COSTS FOR CON- 
STRUCTION SITE SUPERVISION. PLEASE FURNISH 1977 FIGURE. 

4. DOCUMENT DISCUSSES DESIGN COSTS. WHILE TEAM RECOGNIZES 
THAT DESIGN COSTS ARE DEPENDENT ON PARTICULAR STRUCTURE. IT 
WOULD APPRECIATE APPROXIMATE DESIGN COSTS FOR FOLLOWING 
STRUCTURES: 

A. MIDDLE OFFICER RESIDENCE 
UNCLASSIFIED 
UNCLASSIFIED 

PAGE 02 BRUSSE 04841 130910Z 

B. SENIOR OFFICER RESIDENCE 

C. MEDIUM SIZE CHANCERY (APPROXIMATELY 6-10 STORIES) 

D. HIGH-RISE STAFF APARTMENT BUILDING OF APPROXIMATELY 
40 UNITS, 2-3 BEDROOMS 
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E. GARDEN APARTMENT COMPLEX OF APPROXIMATELY 40 UNITS, 

3-4 BEDROOMS 

5. TEAM REQUIRES INFORMATION AT EARLIEST POSSIBLE MOMENT 
TO ENABLE IT TO WORK OVER COMING WEEKEND. IF FBO UNABLE 
TO FURNISH BY CLOSE OF BUSINESS MAY 13, PLEASE ADVISE BY 
NIACT IMMEDIATE WHEN DATA WILL BE AVAILABLE.RENNER 


UNCLASSIFIED 


NNN 
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Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 
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Control Number: n/a 

Copy: SINGLE 

Sent Date: 13-May-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977BRUSSE04841 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7701 68-1 226 
Format: TEL 
From: BRUSSELS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770563/aaaaccau.tel 

Line Count: 69 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 9f823895-c288-dd11-92da-001cc4696bcc 

Office: ACTION FBOE 
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Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
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Retention: 0 
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